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Notes 

The percentage of slow zones decreased to 9.7% in July 2014, compared to 12.6% in June 2014, as the 
CTA removed slow zones from the Blue, Red, Purple, Brown, Orange, Yellow and Pink Lines. A total of 
54,351 feet were removed as the CTA completed the 18th Street Connector project, made progress on 
the Your New Blue trackwork on the O’Hare branch, completed rail repairs in the Blue and Red Line 
subway tunnels and completed slow zone remediation on the Brown, Red, Purple and Yellow lines and 
on the Blue Line Forest Park branch. A total of 17,736 feet of slow zones were added on the Red, Purple 
and Brown Lines, including slow zones added for current construction and track improvement projects 
including the Ravenswood Connector project, substation improvement work and slow zone remediation. 
For the safety of rail passengers and crews working in an area, the CTA puts slow zones into place 
because it is necessary to reduce train soeeds near work zones. 
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SLOW ZONE BY AREA 
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